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Message Text 


INFO OCT-01 ARA-14 ISO-OO EB-08 XMB-04 OPIC-06 /033 W 

121007 021111Z/21 

R 012015Z FEB 78 

FM AMEMBASSY SANTO DOMINGO 
TO SECSTATE WASHDC 3425 


UNCLAS SANTO DOMINGO 0621 


DEPT ALSO PASS USDOC FOR ITA/OED/MEPD, BED/EOD/OBOD/OPOS, 

B ED/OIM/C ARIB B EAN, EXIMBANK AND OPIC 

E.O. 11652: N/A 

TAGS: BEXP, BMEP, BTIO, DR 

SUBJECT: MAJOR PROJECTS: TAVERA-BAO DAM AND YAQUE DEL NORTE 
IRRIGATION PROJECT (PHASE 2) 

REF (A) STATE 23383, (B) SANTO DOMINGO 428 

1 . WATERMAN CONTACTED EMBASSY DIRECTLY BY TELEX REQUESTING INFOR- 
MATION ON BOTH PROJECTS. PLEASE PASS WATERMAN THE FOLLOWING 
INFORMATION. THE STATUS OF TAVERA-BAO DAM IS AS REPORTED IN REF B. 


2. THE FOLLOWING FOUR FIRMS SUBMITTED BIDS ON THE YAQUE DEL 
NOTRE IRRIGATION PROJECT (PHASE 2): CONTRATOS DE OBRAS Y 
AGRICOLAS, C POR A (CONTROBAS) AND INGENIEROS CIVILES Y ASOCIADOS 

S A (A DOMINICAN-MEXICAN JOINT VENTURE; F.NTREC AN AT ,F„S Y TAVORA, S A 
(SPANISH FIRM; DRAGAGES ET TRAVAUX PUBLICS (A FRENCH FIRM 
ASSOCIATED WITH A DOMINICAN FIRM. INGENIEROS MENDEZ CABRAL, 
MARION-LANDAIS Y ASOCIADOS); AND AGROMAN EMPRESA CONSTRUCTORA, S A 
(OCISA), A SPANISH FIRM. THE CONTRACT WILL PROBABLY BE AWARDED 
WITHIN A MONTH. 

3. THE AGROMAN BID OF ABOUT $45 MILLION WILL PROBABLY BE TOO HIGH 
SINCE THE PROJECT WAS ESTIMATED TO COST APPROXIMATELY $34 MILLION. 

AN INDRHI OFFICIALS CLOSELY CONNECTED WITH THE PROJECT HINTED 
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THAT THE DOMINICAN-MEXICAN BID WAS THE LOWEST. 


4. THE DOMINICAN-MEXICAN CONSORTIUM WAS AWARDED THE CONTRACT FOR 
PHASE 1 OF THIS PROJECT AND CONSTRUCTION IS UNDERWAY. ITS MAILING 
ADDRESS AND TELEX: CONTRATOS DE OBRAS Y AGRICOLAS, C POR A 
(CONTROBAS), AV PASTEUR NO. 1 1, SANTO DOMINGO, DOMINICAN REPUBLIC. 
TELEX ITT CONTICA 3640354. 
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